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Mr* Richard M. Bissau, jr. 
Special Assistant to the Director 

A 

Central Intelligence Agency 
Washington Z5 t D . C. 


Hear Mr. HisseB: 

1 have vour memorandum ot August 9, 1988 requesting my 
comments on an enclosed explanation oi manges in the cost estimates 
for Project CORONA since it was originally approved, 

» <f„u y agree with vour statement that any attempt to be spec use 
in allocating costs between WS-117L and CORONA would be arbitrary 
eince the two programs are complementary. However, I do not believe 
that the Man -in -Space benefits from the biomedical cover program <*re 
ns significant as your memorandum implies. Actually the data expected 
to be warned is small when compared to that which would be possible were 
it not lor the cover requirement. For example, the launch site would 
be Patrick rather than Cooke, the re-entry angle would be quite different, 
and the capsule would be designed to a comiguration better suited to 
accommodate a man, For these reasons we have teit that the biomedical 
program in its entirety is primarily for cover purposes. Consequently 
the figures on CORONA costs we nave used (see attached tabic, include 
such as operation of range ship and tracking stations, the bio- 
medical subsystem proper, and the UDMH engine improvement. 

i stress this point since I understand that a suggestion has been 
made that a part of the biomedical costs be charged to funds availaol- 
to ARP A for the Man-in-Space program. 1 would stron gly oppose an — 

uch suggestion inasmuch as our Man-in-Space^jmds of| i 

’ |th the NASA. 
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